UNCLASSIFIED 



AMENDMENT OF SOUCITATIOWMODIFICATION OF CONTRACT 



i . contract ocobe 



2. AMENDMEJTOMODIFICATION NO. 

M039 



Page 1 of 7 
SAQMPP05C1103 



NO. (IfipptieabCr 



3. EFFECTIVE DATE 

09/28/2007 



4. REOJemON/PURCHASE R£Q» NO. 

See Lines 



J5. PROJECT NO. (ITeppUc 



B. ISSUED BY CODE 

OFFICE OF ACQUISITION MANAGEMENT 
(A/LM/AQM) 

PO BOX 9115, ROSSLYN STATION 
US DEPARTMENT OF STATE 
ARLINGTON, VA 22219 



Patrick Murphy ' 
TEL. 
321-783-9860 
EMAIL 
MufphyPJ@stat9.gov 



7. ADMINISTERED BY (If other Kelfitom 6) T~ 

OFFICE OF ACQUISITION MANAqEI 
1038 S PATRICK DRIVE 
ATTN: 1NL AIRWING 
PATRICK AFB.FL 32925 



B. NAME AND ADORE S3 OF CONTRACTOR (No., atiaet, county. «** •*» ZIP Code) 

DYNCORP INTERNATIONAL LLC 
13500 HERITAGE PKWY 
FORT WORTH, TX 76177-5318 



CONTACT 



code 608461898 



| DUNS 

|fa<*JTY CODE 991 QQ . 



(X) 



•A. amendme 5to? 



SOL CITATION NO. 



9B. DATED (SEE 1TB J 11) 



10A. MOOIFKy TON OF CONTRACT/ORDER NO. 

SAQMPD05C;1103 



106. DATED (; 

04/19/2005 



m m 13) 



D 



1 1 . THIS ITEM ONLY APPLIES TO AMENDMENTS OF SOLICITATIONS 



The aew numbered iP***^ 



IT 



IftlKtMtfiKL 



C4are<nu8tadQiowleo>r#i^orito 

ftumina coolea ol ameralnief* fol Bv edra*4data 



TJ 



ntwrwxx to t» toKdtaten and emandment numtoere. FAILURE OF YOUR ACKNOWLEDGMENT TO BE RECEJVEO AT THE PLACE DESIGNATED FOR THE 
THE HOUR AND DATE SPEOFISD MAY RESULT IN R EJECTION OF YOUR 1 OFFER IT by v frtue o|W» amendment yau Mn » Chang* an 
tejayam or JaQer , provid ed S £ ****** f rakaa rwf wenceto Ir^ioflcftaoortjjnd this wrraodnwit. end It ricrtytrf prior to fie opening hpur «nd dato 



(«)By sompt Kind Heme a and 15. and 
I itlar a telegram which Incfcjdee a 
I tECHT Of OFFERS PRIOR TO 

by 



off*ralraadyiut»Uad,iix^ohangamaybamwto 



12. ACCOUNTING AND APPROPRIATION DATA (V required) 

See Line Items 

13. THIS ITEM ONLY APPLIES TO MODIFICATION OF. CONTRACTS/ORDERS. 



"$aoo 



- IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14. 

A. THIS CHANGE ORDER IS ISSUED PURSUANT TO: (Specify authority) THE CHANGES SET FORTH IN ITEM 14 ARE MADE IN THE CON^RAcf ORDER NO. IN ITEM 10A. 



CHECK ONE 



B» THE ABOVE NUMBERED CONTRACT/ORDER IS MODIFIED t6 REFLECT THE ADMINISTRATIVE^ CHANGES (audi » thanget-ln 
FORTH IN fTEM 14, PURSUANT TO THE AUTHORITY OF FAR 43.103(b). 



•4 



C TH4S SUPPLEMENTAL AGREEMENT IS ENTERED INTO PURSUANT TO AUTHORITY OF: 



D. OTHER iWy lypa of nwdWcHon and author*) 



appropriation date, ate) SET 



E. IMPORTANT: Contractor 



la required to fetgn Wa rtacumanl and return capiat tottotaauJnQ offlce. 



14. DESCRIPTION Of AMENDMENT/MODIFICATION (Organized by UCF taction beading*. fncUftng. ecMtafor^contrad tubject matter where feeeJbte.) 

This administrative modification substitutes funding under CLIN 1003AB as follows: deobligate ref i07&-725032 
1900-2007-2009-1911791020002-2076-INL-2705-2589-019600 ($1,053,308,00) and obligate ref 2q71->25K02 
1900-2005-2007-191 1571 0220002-207 1-INL-2705-2589-01 9600 $1,053,308.00. 



UNITED STATES DEPARTMENT. Of- STATE 
-RE¥IEW-AUTHORITY: CHARfcES-I 
DATE/CASE ID: 04 JUN 2010 200800762 



RELEASED 
B4 



IMPART 



Excejrteajrovjded^ 



4=r 

ortrinl) 



1 SA. NAME AND TITLE OF SIGNER (Type Or print) 



16A. NAME AND TITLE OF CONTRACTING OFFICER (Tj pa 

Patrick Murphy 




156. CONTRACTOR/OFFEROR 



(Signature flfpefionaijawrgad lo aJgTP 



15C, DATE SIGNED 



168. UNITE 



\Patrick 



1£C. DATE SIGNED 



NSN75444MS24070 



STANDAf :D 



UNCLASSIFIED 



iRM 30 (REV. 10-83) 

AR (** CFR) 53.243 



"UNCLA'SSIFIED 



-me (tern 
Summary 



TconSa 

jsAQMI 



tract Number 
IPD05C1103" 



Order Number - 



Title: Admin Mod - Funding 
1003AB 



Total Funding Change? 

$0.00 — - ~ 



-J— 
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Date of Award;- 
EW28/2007 



UmJtem 



Description 



NUA Aviation Support Services 



Quantity 



Unit 



Unil Price 



Total Cost 



1002 
AA 



Contractor operated and Maintained base operations 



1.00 
QM 
1,00 



LT 



DocRefNo: 
Taxes Included: 
D«ifv«ry Dmlrn 



(Start to End) Date 
11/01/2006 to 10731/2007 



FOB: 



Funding Information: 
Accounting Ret: 01 1 0-665020-M001 

RFMS Obligation Numbon0 1 1 0665020 
1900 - 2006 - 2008 - 19_681 1540000 - INL - 01 10 - 2722 

-01101304- - -2589 311001 

Ordinal Total: $298,037.00 
Chang* Total: $0.00 
$298,037.00 

RFMS Obligation NumborOI 106E6017 
1900 - 2006 - 2008 - 19_681 1540000 - INL - 01 10 - 2740 

-01101409- - -2589 311001 

Original Total: $420,365.00 
ChangoTotal:$0.00 
$420,365.00 

RFMS Obligation NumberOI 1066601 2 



1003 
AA 



.1900.? 2006 - 2008 - 19__681 .1540000- INL- 0)10 -?740 

- v ?i :i(58Br: - - : i: • 

Original TOW: $199.00 — - - L.— 

Change Tob*$0.00 

$i99.oq— 



Contractor Operated and Maintained Base Operations 



DocRefNo: 



•I ■■: 



1.00 
0.00 
1.00 



LT 



(Start to End) Data 
11/01/2006 to 10/31/2007 



FOB: 



1003 
AB 



Funding Information:. 
Accounting Ret: 01 1 0-6E601 8 
RFMS Ofatfgation Number 01 106E6018 

1900 - 2006 - 2008 - 19 681 1540000 - INL - 01 10 - 2740 

01101409 2589 311001 

Original Total: $4,1 78,979.00 
Change Totaf:$0.00 
$4,178,979.00 

Scheduled Flight Hours 



1.00 
OOP 
1.00 



LT 



DocRefNo:, 
Tarn included: 
Delivery Date 



(Start to End) Date 
1 1/01/2006 to 10731/2007 



FOB: 



Funding Information: 
Accounting Reft 01 1 0-6E601 9 
RFMS Obligation Number 01 1 06E601 9 
1900 - 2006 - 2008 - 19_681 1540000 - INL - 01 10 - 2740 

01101409 2589 311001 

Original Total: $10,265,126.00 
Change ToW:$0.00 

$10,265,126.00 

1900 - 2007 - 2009 - 191 17910220002 - INL - 2076 - 2705 
- -2589 019600 



! 



UNjCLAS^ED 



UNblASSjlFjfED 



Jne Item 
Summary 



Contract Number 
SAQMPD05C1 1 03 



TKei 

No. 



Drier Number 



Title: Admin Mod - funding 
1003AB 



otaf Funding Char ge: 
"00 
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le of Award: 
W28/2007 



Description 



Quantity 



Unit 



Unit Price 



Total.Cost 



1003 
AC 



Original Total: $12,145,428.00 
Chang* Total:($1 ,053 v 308,00) 
$11,092,120.00 

1900 - 2005 - 2007 - 191 15710220002 - INL - 2071 - 2705 

2599 019600 

Original Total: $0.00 
Chaw Total:$1 ,053,308.00 
$1,053,308.00 



Unscheduled Maintenance Material 



1.00 
o.oo 
1X0 



LT 



DocRef No: 2076-725022 



Delivery Data 



(Start to End) Data 
11/01/2006 to 10/31/2007 



F08: 



1004 
AA 



Funding Information: 
Accounting Ret 

RFMS Obligation Number.01 106E6012 

1900-2006 - 2008 - 19 6811540000 - INL - 0110 - 2740 

■ - -2589 - 

Original Totafc $1,136,519.00 

Change ToteJ:$0.00 _ 

$1;136,519,00 

Contractor Operated and Maintained Base Operattons 



1.00 
o.oo 
1.00 



LT 



SocRefNo: 
Taxee Inctudad: 
Delivery Data 



(Start to End) Data 
11/01/2006 to 10/31/2007 



FOB: 



1004 
AB 



Funding Information: 

Accounting Rat 01 10-366048 

RFMS Obligation NumbenOI 1 0366048 

1900 - 2003 - 19_X1 1540000 - INL - 01 10 - 2730 ■ 

01109010 2589- 311001 

Original Total: $5,006,167.00 
Change Total:$0.00 
$5,006,167.00 

RFMS Obligation NumbenO1 10366048 - - 

1900 - 2003- -19 X1 1540000 - INL - 01 1 0 - 2730 - 

01109010- - -2589 311001 

Original Total: $241,231.00 
Change Total:$0.00 
$241,231.00 . 



Scheduled Flight Hours 



1.00 
1.00 



LT 



DocRef No: 
Taxea Included: 
Delivery Date 



(Start to End) Date 
11/01/2006 to 10/31/2007 



FOB: 



Funding Information: 
AccounUng Ref: 01 1 0-46601 1 
RFMS Obligation Number 01 1 046601.1 • . 

1900-2004- -19 X1 1540000 -INL -01 10 -2730- 

01101306- r -2589 311001 

Original Total: $434,502.00 
Change Total: $0.00 

$434,502.00 



UNCLASSIFIED 



un|clas$if i ied 



Line Item 
Summary 



Contract Number 
SAQMPD05C1103 



Order Number 



Title: Admin Mod- 
1003AB 



Funding 



otai Funding 
00 



Chan je: 
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bate of 

[09/26721 



of Award: 
007 



UrwHwn 

No. 



1004 
AC 



Description 



RFMS Obligation NumberOl 1 0366047 

1900-2003- -19 X1 1 540000 - INL - 01 1 0 - 2730 - 

01101312 2589 311001 

Origin Total; $357,867,00 
Change Total:$0.00 
$357,867.00 

RFMS Obligation NumberO1 1 0366045 

1900 - 2003- -19 X1 1540000 -INL- 0110 -2730- 

01101311 2589 311001 

Original Total: $2,328,796.80 
Change Total:$0. 00 

$2,328,796.80 

RFMS Obligation NumbenOI 1 046601 3 
1900 - 2004 - 2006 - 19_461 1540000 - INL - 01 10 - 2730 
-01101306 2589 311001 

OrigtnalToti* $1,912,604.49 
Change Total:$0.00 
$1,912,604.49 

RFMS Obligation Number 01 10666001 

1900 • 2006 - 2008 - 19_6811540000 - INL - 0110 - 2730 
-01101304 2589 311001 

Original Total: $2,000,000.00 
Change Totak$0.00 

$^<w l opo.oo._.._ _ _ 

RFMS OWgatJooNumbenOH 0766002 ■ }-.:~7C 
1900-2006 - 2008 - 19 _i 681 1540000 - INL - 01 10 - 2730 

- 01 101306"-"- -2589 -"-:-TrT-;-3i 1001 

Original Total: $455,243.18 

Change Total:$0.00 
$455,243.18 * ; 

Unscheduled Maintenance Material 



pocRefNo: 
Taxes Included: 



(Start to End) Date 

1 1/01/2006 to 1W31/2007 



FOB: 



1004 
AE 



Doc Rof No; 



Funding Information: 
Accounting Ret. 0110-466011 
RFMS Obligation NumbenO1 1 046601 1 

1900-2004- -19 X1 1540000 -INL -01 10 -2730- 

01101306 2589 311001 

Original Total: $95,409.00 
Change Total:$0.00 

$95,409.00 

RFMS ObHgatton NumbenO1 1 0366047 

1900 - 2003- -19 X1 1540000 - INL -0110 - 2730 - 

01101312- - -2589 311001 

Original Total: $2,446,605.89 
Change Total:$0.00 . . . 

$2,446 t 605;89 

RFMS Obegetion NumbenOI 10665010 

1900 - 2006 • 2008 • 19 681 1540000 - INL • 01 10 - 2722 

-01101304. 2589 311001 

Original Total: $1,847,447.00 
Change Total:$0.00 
$1,847,447.00 



COLAR Nationaliration Training 



Quantity 



1.00 

OOP 

1.00 



1.00 
JLfiQ 
1.00 



Unit 



LT 



LT 



Unit Price 



Total Cost 



! 

UNjCLAS^ffjlED 



I 



UNCLASSIFIED 



Line Item {Contract Number 
Summary 5AQMPO06C11O3 



Order Number 



Trtle: Admin Mod - Funding 
1003AB 



Total Funding 
(0.00 



Chan je: 
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pate of Award: 
[09/28/2007 



Description 



Quantity 



Unit 



Unit Price 



Total Cost 



Tim included: 



1005 
AC 



ite FOB: 
Funding Information: 
Accounting Rat 01 10-46601 1 

RFMS Obligation NurnbenOI 1 046601 1 

1900-2004- -19 X11540000-INL-0110-2730- 

01101306- - -2589 311001 

Origin* Total: $1 ,1 57,548.32 
Change ToW:$0.00 
$1,157,548,32 

RFMS Obligation Number 01 1 0366047 

1900 - 2003- -19 X1 1540000 -INL- 01 10 -2730- 

01101312 2589 311001 

Original Total: $243,975.00 
Change Total:$0.00 
$243,975.00 

Unscheduled Maintenance Material 



1.00 

000 

1.00 



LT 



OocRofNo: 
Taxea Included: 
Delivery Date 



(Start to End) Date 
11/01/2006 to 10/31/2007 



1006 
AC 



Funding Information: I . 

Accounting Ret: 0104-528001 

KFfcis Obligation NumberOI 04528001 
1 900 - 2005 - 2007 - 19_57 1 1540000 - INL - 01 04 - 2722 

- •1728,- - -4120 310401 

Original Total: $600,000.00 
Change Total:$0.00 
$600,000.00 

Unscheduled Maintenance Material 



1.00 

0.00 

1.00 



LT 



Doc Ret No: 
Taxaa Indudod: 



(Start to End) Dale ' 
11AW20W to 10/31/2007 



FOB: 



Funding Information: 
Accounting Rot 01 36-5071 04 
RFMS Obftgation NumfcocOl 36507 104 
1900 - 2005 - 2007 -19_57 11 540000 - INL - 0136 - 2770 

1707- - -4121 

Original Total: $1 ,233,000.00 
Change Total:$0.00 

$1,233,000.00 



1007 
AA 



Contractor Operated and Maintained Base Operations 



1.00 

o.oo 
1.00 



LT 



Doc Ref No: 
Taxae included: 



(Start to End) Data 
11/01/2006 to 10/31/2007 



FOB: 



Funding Information: 
Accounting Ref: 

RFMS Obligation Number0462503012 

1900 - 2005 - 2007 - 191 15710220002 - INL - 0462 - 2722 

-04621703- - -4121 346201 



"UNpLASS|IF r 



ED 



1 

! 


■'<.. y--:.-,:. UNjCLASJ 


jlF 


[ED 
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.me Item (Contract Number 
Summary |SAQMPD05C1103 


Order Number. 


Title: Admin Mod - Funding 
1003AB 


Total Funding Char ge 
$0.00 


: pate of Award: 
109/28/2007 


Line Hem 

No. 


Description 


Quantity 


Unit 


Unit Price 


Total Cost 


1007 
AB 

1007 
AC. 

1013 


Original Total: $976,675.00 
Change Total:$0.00 
$976,675.00 

Scheduled Flight Hours 

Doe Raff No: 
Taxes Included: 

Delivery Date (Start to End) Dale FOB: 
11/01/2006 to 10/31/2007 

Funding Information: 
Accounting R»fr 0462503012 
RFMS Obligation Nuroben0462503012 

1900 - 2005 - 2007 - 191 15710220002 - INL - 0462 - 2722 
-04621703 4121 346201 

Original Total: $77,349.00 
Change Totat:$0.00 
$77,349.00 

Unscheduled Maintenance Material 

Funding Provided for movement of aircraft and supplies, 

TDY costs, etc.- Authorized via Technical Directives. 

Line Fiscal Data is 1900 - 2005 - 2007. t.1 91 15710220002 - 
INL - 0462 - - 0462503012 - 2722 - 4121 - - - - 
DocRefNo: ' 
Taxee included: 

Delivery Date (Start to End) Date FOB: 
11/01/2006 to 10/31/2007 

Funding Information: 

Accounting Reft 0462503012 

RFMS Obligation Numoer:04 6250301 2 

i900 - 2005 - 2007 - 1 91 1571 0220002 - INL - 0462 - 2722 

-04621703 4121 -346201 

Original Total: $1,217,350.00 
Change Total:$0.00 
$1,217,350.00 

RFMS ObBgaUon Number.04 625030 12 

1900 - 2005 - 2007 - 1 91 15710220002 - INL - 0462 - 2722 

• 04621703 - - -4121 346201 

Original Total: $23,253.00 
Change Total:$0.00 
$23,253.00 

Defense Base Act Insurance 

OocReflto: f .., t . , 
Taxee Included: • 
Delivery Date (Start to End) Data FOB: 

;;\ .11/01/2006 1010^1/2007 

Funding Information: 

Accounting Ret 0 1 1 0-366049 

RFMS Obligation NumberOI 1 0366049 - .. 

1900 - 2003- -19 X11540000-INL-0110-2730- 

01101311.- - -2569 -311001 

Original Total: $322,691.50 
Change Total.SO.OO 
$822,691.50 

RFMSOWKr>t^Numb^1106E y 

;/'._.. - uni 


1.0C 

fiLQC 
1JM 

1.00 
OOP 

:\i 7 i.oo 

1.00 
000 
1.00 

"LASS 


LT 
LT 

LT 

! 
] 

Iljl 








j 

i 

! 

\ 

I 
! 

| 

| 

j 

i 

i 
i 


ED 


i 

i 

! ' 1 

: 
i 

i 
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Line Item IContract Number 
Summary JSAQMPD05C1103 


Order Number 


Title: Admin Mod - Funding 1 
1003AB 


Total Funding Uiai 191 
$0.00 


r. Date of Award: 
.109/2672007 


UttKem 

No. 


Description 


I Quantity 


Untl 


Unit Price 


Total Cost 


1014 

1020 


1900-2006- 2008-19 6811540000- INL -0110 -2740 

-01101409- - -2589 311001 

Original Total: $51 3,915.00 
Change Total:$a00 
$513,915.00 

RFMS Obligation Number 0 1 1 066601 2 

1900 - 2006 * 2008-19 6811540000- INL- 0110 -2740 

2589 

Original Total: $63,282.00 
Change Total;$0,00 
$63,282.00 

Third-Party Aviation Liability Insurance 

DocRefNo: 
Taxe* included; 

Delivery Date (Start to End) Date FOB: 
11K)1/20Ctf to 10/31/2007 

Funding Information: 

Accounting Ret 0 1 1 0-366049 

RFMS Obligation Number: 01 1 0366049 

1900 - 2003., -t .19 X1 1540000 -- INL? 01 10 -2730 . 

Original Totah $123,951.00 ; ; 

Clian^Total:$0.00 ~ 

$123,951.00 ~. -r~ - • - 

Pakistan Scheduled Maintenance Material - Major 
Components 

DocRefNo: 
Taxea Included: 

Delivery Date (Start to End) Date FOB: 
11/01/2006 to 10/31/2007 

Funding Information: 
Accounting Ret 0462503012 

RFMS Obligation Numben0462503012 

1900 - 2005 - 2007 -191 15710220002 - INL - 0462 - 2722 

-04621703 4121 346201 

Original Total: $42,992.00 
Change Total:$0.00 
$42,992,00; 


1.0C 

m 

1.00 

1.00 
1.00 


LT 
LT 


















lH r 

! 




INUA Aviation Support Services 










t I 

■ I 

Previous Total: 

! - : :•■ Modification Total: 

Grand Total: 


t 
i 

i 


1 

t 
f 

j $752,596,886.00 
$0.00 

j $752,596,886.00 




•. ■ 


J 
i 

:lass 


i 


ED 


1 



